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VI ./VII.  CONSTRUCTION  LIENS 

Oct.  21  &  28, 1993 

Readings 

•  Toronto  Construction  Association,” A  Layman's 
Guide  to  Construction  Liens  in  Ontario" 

•  Construction  Lien  Act.  R.S.0. 1990,  chap.  C.30  459 


•  sample  claim  for  lien  507 

•  sample  statement  of  claim  511 

•  sample  certificate  of  action  529 

•  Harvey  J.  Kirsh:  "An  Introduction  to  Construction  532 

Liens  in  Ontario",  (1985),  Vol.  17,  No.  3  The  Land 
Economist  2 

•  Harvey  J.  Kirsh,  "The  Impact  of  the  Construction  535 

Lien  Act  Upon  Mortgage  Lenders",  (1983), 

4  Adv.  Q.  211 

•  Janine  Kovach,  "Personal  Liability  for  Breach  of  543 

Trust  Under  the  Construction  Lien  Act", 

Construction  Law  Letter,  Vol.  3,  No.  6 

•  Harvey  J.  Kirsh,  "Annotated  Cases  on  Bank  545 

Liability  for  Breach  of  Lien  Trust",  22  C.L.R.  97 

•  Harvey  J.  Kirsh,  "Appointment  of  Trustee  554 

Under  the  Construction  Lien  Act ",  5  C.L.R.  9 


Vin.  CONSTRUCTION  A.D.R.  Page 

Nov.  4,  1993 

Readings 

•  Law  Society  of  Upper  Canada,  "Short  Glossary  559 

of  Dispute  Resolution  Terms"  (July  1992) 

•  John  Beaufoy,  "ADR:  Business  Generator  or  Bane  569 

to  Litigators?",  Law  Times,  April  19-25, 1993,  p.  8 

•  Harvey  J.  Kirsh,  "Arbitrating  Construction  Disputes"  570 
(chapter  in  Emond,  Commercial  Dispute  Resolution 
(Canada  Law  Book,  1989) 

•  John  C.  Carson,  "Dispute  Resolution  -  Negotiation,  598 

Mediation  and  Arbitration  in  Ontario",  unpublished 

paper 

•  Stephen  G.  Revay,  "Alternate  Dispute  Resolution",  650 

unpublished  paper 

•  Paul  Sandori,  "American  Experience  in  Avoiding  668 

and  Resolving  Disputes  During  Construction", 

Construction  Law  Letter,  Vol.  8,  No.  2 

•  Paul  Sandori,  "Alternative  Dispute  Resolution",  671 

unpublished  paper  delivered  at  Annual  Meeting 


of  Canadian  Construction  Association,  Victoria,  B.C., 

Mar.  5, 1993 

•  Michael  MacKay,  ""Meaning  of  Ontario's  New  682 

Arbitrations  Act  for  the  Construction  Industry", 

Construction  &  the  Law,  Jan./Feb.  1993 


IX.  CONSTRUCTION  LITIGATION 

Nov.  11,  1993 

Readings 

•  K.  C.  Cancellara,  "Four  Easy  Steps  to  a  Lawsuit",  685 

Construction  Law  Letter,  Vol.  3,  No.  2 

•  M.  T.  Callahan,  "Selecting  and  Utilizing  an  Expert  688 

in  Construction  Litigation",  7  C.L.R.  187 


•  Timothy  Pinos,  "Major  Issues  Concerning  Pre-Trial  697 

Settlement  in  the  Process  of  Litigation",  Construction 

Law  Letter,  Vol.  6,  No.  6 

•  Mr.  Justice  A.B.  Rosenberg,  "Construction  Litigation",  700 
10  C.L.R.  221 

•  Karen  K.  H.  Bell,  "Cost  of  Litigation  and  Factors  716 

Affecting  Award  of  Legal  Costs  by  Court", 

Construction  Law  Letter,  Vol.  4,  No.  4 


X.  CONSTRUCTION  LITIGATION  v.  ARBITRATION 

Nov.  18,  1993 


XI.  EFFECT  OF  BANKRUPTCY/INSOLVENCY: 

WHAT  HAPPENS  WHEN  THE  PROJECT  GOES  SOUR? 

Nov.  25,  1993 

Readings 

•  Frank  Bennett,  "Anticipating  What  Happens  719 

when  the  Project  Turns  Sour:  Bankruptcy  and/or 
Receivership",  26  C.L.R.  141 

•  Canadian  Bar  Association  (Ontario),  "The  733 

Insolvency  of  the  General  Contractor  on  a 

Construction  Project",  35  C.L.R.  256 

XII.  OCCUPATIONAL  HEALTH  AND  SAFETY 
& 

WORKERS’  COMPENSATION 

Dec.  2, 1993 

Readings 

•  Frances  Gallop,  "Key  Areas  of  Change  Under  738 

Ontario’s  Bill  208  Regarding  Workplace  Safety", 

Construction  Law  Letter,  Vol.  7,  No.  4 

•  Her  Majesty  the  Queen  v.  Axel  Ulrich  Contracting  741 

Ltd,  (unreported.  February  10,  1993,  per  His 
Worship  J.  Oates) 


Occupational  Health  and  Safety  Act 

Workers'  Compensation  Act 


746 


XIII.  A  DAY  IN  COURT 

Dec  9, 1993 


810 


